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UNCLASSIFIED 

PAGE 01 SANTIA 05840 032240Z 
ACTION COME-00 

INFO OCT-OI ARA-14 ISO-00 EB-08 /023 W 

086081 042I23Z/45 

R 032059Z AUG 78 
FM AMEMBASSY SANTIAGO 
TO SECSTATE WASHDC 071 

UNCLAS SANTIAGO 5840 


Message Text 


E.O. 1I652:SN/A 
TAGS: BENC, Cl 

SUBJ: MAJOR PROJECT: EL TATIO GEOTHERMAL STATION 


REE: STATE 193405, SANTIAGO 2465, SANTIAGO 1475 

1. ACCORDING TO ENDESA SOURCE, OTHER WORK PRIORITIES 
HAVE SIDELINED THE EARLIER PLANNED SCHEDULE EOR PROCEEDING 
WITH THE EL TATIO GEOTHERMAL PROJECT. AT THE MOMENT ENDESA 
HAS NO FIRM TIMETABLE FOR IMPLEMENTATION OF THIS PROJECT. 


2. CONTRARY TO PREVIOUS REPORTS, BIDS HAVE NOT YET BEEN 
REQUESTED FOR DESIGN/CONSTRUCTION. ENDESA IS STILL EVALUATING 
PREQUALIFICATION DOCUMENTATION AND DOES NOT EXPECT TO COMPLETE 
THIS PROCESS FOR AT LEAST ANOTHER MONTH. WE ARE ASSURED, 
HOWEVER, THAT ALL EIRMS THAT SUBMITTED PREQUALIFICATION 
DOCUMENTS, INCLUDING MORRISON KNUDSON, WILL BE NOTIEIED 
DIRECTLY OF THE RESULTS OF ENDESA'S EVALUATION. 

LANDAU 


UNCLASSIFIED 


NNN 
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